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CENTRAL INTELLIGENCE AGENCY 
PROPOSED OFFICE BUILDING 
N-182 

LANGLEY, VIRGINIA 


ADDENDUM NO, 1 TO OUTLINE SPECIFICATIONS 

for 

ELECTRICAL WORK 
JANUARY 31 ) 1958 
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Harrison & Abramovitz 
Architects 
New York City 


Frederic R. King 
Associated Architect 
New York City 


SYSKA & HENNES5Y, INC. 


144 EAST 39TH STREET 


NEW YORK 16. N, Y. 
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Job #N-l82 
January 31 , 1958 

ADDENDUM NO. 1 TO OUTLINE SPECIFICATIONS 

11 i 1 ! 1111 1 1 111 """" 

for 

ELECTRICAL WORK 


ART E-20 

Delete '*4000'* and substitute "7000". 

ART E-35 : Add article as follows: 

E-35 ALTERNATE PRICES 

a. State amount to be added to or deducted from cost 
estimate for work comprised under each Alternate Price specified. 

b. Alternate Price No. 1: In lieu of 7,000 telephone and 
signal fittings specified in Art E-20 furnish 7,000 UFD service 
outlets, each of which will receive 6 - 44A Telephone Company 
type connection blocks. Housing: Cast aluminum. 
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